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SUBJECT: MOVE TO NOB - BUENOS AIRES 

I.COUNSNX 

R ADMIN, PBO, GSO AND RSO MET WITH CHARGE TODAY 
(24 MAY) TO DISCUSS PROPOSED MOVE TO NOB JUNE 1, 1977. THIS 
MEETING WAS ONE OF A SERIES OP MEETINGS THAT HAVE BEEN HELD 
OVER THE PAST WEEK CONCERNING PROBLEMS CONNECTED WITH THE 
PROPOSED MOVE. AMONG THE CONSIDERATIONS WERE THE PACT THAT 
OCCUPANCY OP THE BUILDING AT THIS TIME WOULD INTERPERE WITH THE 
CONTRACTORS SUBSTANTIAL COMPLETION OP THE BUILDING; WOULD 
PROLONG THE REMAINING CONSTRUCTION, AND WOULD CREATE NUMEROUS 
SECURITY DIPPICULTIES CONCERNING CONTROL AND PROCESSING OP 
PEOPLE INTO THE BUILDING, PLUS THE GENERAL ACCESS OF 
WORKMEN IN THE UILDING WOULD MAKE MAINTAINING PROCEDURAL 
SECURITY CONTROLS ALMOST UNMANAGEABLE. IN VIEW OP THEFT AS 
WELL AS OTHER CONSIDERATIONS, THE DECISION WAS MADE TO POST- 
PONE OCCUPANCY OP THE BUILDING UNTIL ON/ABOUT JULY 30, 1977 
AT WHICH TIME SUPPICIENT PHYSICAL SECURITY CONSTRUCTION 
WILL HAVE BEEN COMPLETED TO ALLOW FOR ORDERLY PROCESSING OF 
PERSONNEL, VISITORS AND VISA APPLICANTS INTO THE EMBASSY. 

THE AMOUNT OP WORKMEN REQUIRED FOR FINISHING WORK ON 
THE BUILDING WILL BE GREATLY REDUCED AND SHOULD NOT 
INTERPERE EITHER WITH THE NORMAL MISSION OPERATIONS NOR 
CONPIDENTIAL 
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CREATE AN UNMANAGEABLE SECURITY HAZARD. ALTHOUGH 
SECURITY CONSIDZRATIONS WERE NOT THE ONLY PACTORS IN 
POSTPONING THE MOVE INTO THE BUILDING, THEY WERE SIGNIPICANT 
TO A JUNE I, 1977 OCCUPANCY. TECH SECURITY WORK WILL 
CONTINUE ALTHOUGH THENMOVE OF THE ACR WILL NECESSARILY 
HAVE TO BE RE-SCHEDULED POR THE WEEK PRIOR TO JULY 30. 
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2. GSO AND PERSONNEL OFFICE WILL MOVE TO NEW BUILDING 

EARLY IN JUNE TO PROVIDE SPACE FOR VENTECNO S.A. WHO 

WILL MOVE INTO THE 3RD FLOOR OF THE PRESENT EMBASSY 

PREMISES. THIS MOVE IS NECESSARY IN ORDER TO OBTAIN AGREEMENT FROM VE 

NTECNO, LANDLORD OF EMBASSY PREMISES 

AT SARMIENTO 663, FOR EXTENSION OF EMBASSY LEASE. 

ALTHOUGH THIS PRESENTS SOME SECURITY PROBLEMS, THEY ARE 
MORE MANAGEABLE THAN THOSE WHICH WOULD BE PRESENTED BY 
A MOVE TO THE NEW EMBASSY ON JUNE 1. APPROPRIATE SY 
ARRANGEMENTS WILL BE MADE TO CONTROL ACCESS OF THESE 
PERSONS TO SENSITIVE AREAS OF THE BUILDING. 

CHAPLIN 
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